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No. 64 -O 64 


Contract No. FI-5777 
Amendment No. 3 

19 May 1964 

Fairchild Space & Defense Systems 

A Division of Fairchild Camera & Instrument Corporation 
Syossett, New York 

Gentlemen: 


WHEREAS, Part III of Contract No. FI-5777 provides for reduction of 
the contract price in the event of non-approval by the Government of certain 
changes specified in Part III and. 


WHEREAS, the fixed price of I 
applicable and is to be deleted from the 


Ifor the six-day mission is not 

total contract price and. 


WHEREAS, cer tain other 
above deletion of 

I' I 


Ranges have 
result in a 


occurred which when added to the 
net credit to the Government of 


NOW, THEREFORE 


1. Part III, "FIXED PRICE", of the contract is amended as follows: 
PART III - FIXED PRICE 


is 


-1* — The fixed , price for the performance of this contract 


addltl °n to the foregoing. Part IV, "LIMITATION OF GOVERNMENT'S 
OBLIGATION", is hereby amended by deleting the fig ure and 

substituting therefor, the figure | 


3» In addition to the foregoing the figure, 
sheet of the contract is deleted and the figure r 
therefor. 


J on the cover 
] is substituted 


4 . All other terms, conditions and requirements of Contract No. FI-5777 
as amended, remain unchanged. 

5* Please indicate your receipt and acceptance of this Amendment No. 3 
to Contract FI-5777 by executing the original and three copies hereof. Return 
the fully executed original and two copies to the undersigned and retain the 
remaining copy for your files. 


ACKNOWLEDGED AND ACCEPTED THE UNITED STATES' OR AMERICA 

FAIR CHp^ CAMERA &„JNSTRUMENT C ORPORATION — “ — 

BY 

BY — \_ 25X1 A~ | ' 

TITL E Vice-President and General Manag er oontracting Officer 

DAT E - Al p 'refe.lTF'o ' hfe l oaoo 
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Contract No. FI-5777 
Amendment No. 2 

15 January 1964 


Fairchild Space & Defense Systems 

A Division of Fairchild Camera & Instrument Corporation 
Syossett, New Yohk 

Gentlemen: 


1. The Contractor has notified the Contracting Officer that it will exceed 
the funds presently allotted to Contract FI-5777- According ly the funds 
25X1 A allotted to this contract are hereby increased by the sum of I , I 


25X1 A 
25X1 A 


2. As a result of the foregoing,, Part XI, 
OBLIGATION 1 ', is hereby amended by deleting t he figure 
thereof and substituting therefor the figure 


LIMITATION OF GOVEKNMENT ' S 

in line 


3. All other terms, conditions and requirements of Contract No. FI-5777 j 
as amended, remain unchanged. 


4. Please indicate your receipt and acceptance of this Amendment No. 2 
to Contract No. FI-5777 hy executing the original and three copies hereof. 
Return the fully executed original and two copies to the undersigned and 
retain the remaining copy for your files. 


25X1 A 


THE UNITED STATES OF AMERICA 


BY 


Contracting Officer 


ACKNOWLEDGED AND ACCEPTED 

FAIRCHILD CAMERA & INSTRUMENT CORPORATION 

STATINTL 

BY 


TITLE 
DATE 1 - I 1 


-V 


General Manager 
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